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ACTION FBO-OI 

INFO OCT-OI ARA-03 ISO-00 /005 W 

004876 

R 142230Z NOV 73 
FM AMEMBASSY MANAGUA 
TO SECSTATE WASHDC 2897 

UNCLAS MANAGUA 4469 

E. O. 1 1652: N/A 
TAGS: ABLD, NU 

SUBJECT: OB EMERGENCY POWER 

EMBASSY EXPRESSES CONCERN LACK OB EMERGENCY POWER SUPPLY AND 
URGENTLY REQUESTS INSTALLATION 120V/240V SINGLE PHASE 25KW 
GENERATOR SALVAGED FROM OLD OB. GENERATOR CAPACITY SUFFICIENT 
TO PROVIDE POWER EOR CEILING LIGHTS AND EOUR AC UNITS AMBASSADOR 
SUITE, CORRIDOR LIGHTS AND EXTERIOR LIGHTS AT CORNERS OB. 

THREE PHASE MOTORS AMBASSADOR'S PACKAGE AC UNIT PRECLUDES CON- 
NECTION PROPOSED EMERGENCY SYSTEM. 

ESTIMATED COST BREAK-DOWN: 

1. CABLE $1,710.00 

2. TRANSEER SWITCH 427.00 

3. CONDUIT 285.00 

4. 70 AMP CIRCUIT BREAKER 100.00 

5. ACCESSORIES, EXCAVATION AND 

MISCELLANEOUS 1,000.00 

6. LABOR 1,050.00 

7. WIRING 428.00 

5,000.00 

OVERHEAD AND PROFIT $ 1 ,000.00 

TOTAL $6,000.00 

PROJECT SUPERVISOR RECOMMENDS APPROVAL AND EUNDING. 
UNCLASSIFIED 
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